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BILL NO. S-85-08-/( 
SPECIAL ORDINANCE NO. S- LOIS 


AN ORDINANCE approving Contract for 
Res. #6025-85, C.B.D. Resurfacing, 
by the City of Fort Wayne by and 
through its Board of Public Works 
and Safety and Brooks Construction 
COn ANG: 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. The annexed Contract for Res. #6025-85, 
C.B.D. Resurfacing, by the City of Fort Wayne by and through its 
Board of Public Works and Safety and Brooks Construction Co., 
Inc., is hereby ratified, and affirmed and approved in all re- 
spects. The work under said Contract requires: 
Contract for Res. 6025-85, C.B.D. 
Resurfacing Project is to improve 
by cold planing and asphalt resur- 
facing the following: 
BASE BID: HARRISON STREET from Main 
Street to Wayne Street, 
CALHOUN STREET from Wash- 
ington Blvd. to Douglas 
Street and BERRY STREET 
from Superior Street to 
Main Street; 
ALTERNATE I: HARRISON STREET from 
Superior Street to Main 
Street; 
the Contract price is Three Hundred Two Thousand One Hundred 
Nineteen and No/100 Dollars ($302,119.00.). 
SECTION 2. Prior Approval was received from Council 
with respect to this Contract on July 23, 1985. Two (2) copies o 
the Contract attached hereto are on file with the City Clerk, and 
are available for public inspection. 
SECTION 3. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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APPROVED AS TO FORM 
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sa b 
Councilmember 





City Attorney 
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Read the first time in full and on motion by / 


seconded by ¿ and dul A a e second cina 
by title and referred tó the Committee Dehli gL. (and the Cit: 
Plan Commission for recommendation). and Public Hearing to be held after 


due legal notice, at thd CounctI Chambers, city COMES Building, Fort Wayn 
Indiana, on t j ; . ‘day of 
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SANDRA E. KENNEDY, CITY CLERK 


oo full and on motion by » He ES 2LED ; 
, and duly adopted, placed on its 









Read the thir 
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passage. PASSED (Las) by the following vote: 
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SANDRA E. KENNEDY 
Passed and adopted by the Common Council of the City of Fort 
Wayne, Indiana, as (A 


(SPECIAL) (ZONENG_MAP) ORDINANCE (RESOLUTION) NO. 


SANDRA E. KENNEDY, CITY CLERK 


on the eae, PAN of AECI A Re Ce A 
at the hour of ; LA eE, o'clock 


SANDRA E. KENNEDY, CITY C 


i A 
Approved and signed by me this AI day e ds a 
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ee ee ee ee Bidder's Bond 


Pe ee cate mancó Bond 


Sworn Experience Questionnaire 
| Plan and Equipment Questionnaire 
Contractor Financia tatement Fora 
Certificate in Lieu of Financial Statement 
{ Prevailing Wage Scale - State of Indiana 


IEA EDESA amen Bond 


Warranty Bond 
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Acknowledgement of Amendments _— No. Date 


(See General Provisions Clause) 
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BIDISUMETIED 0 ACCEPTANCE OF BID/AWARD Or CONTRACT 


CR City of Fort Wayne 
Board,of Public Works and Safety 


Contractor 


By 





ts John R. Brooks, Secretary 


Offer 
Date July 17, 1985 


. E y . 
Bidder agrees to keep bid open for City of E 
acceptance for 90 (90 days Mayor i 
unless otherwise specified) Ses 








Compliance: Award 
Date 
O.c. 12/84 Dechert RN eee ee 
a mou oe EN riata o Award wlll ha mada on thie farm 


NSTRUCTIONS D 
Board of Public Works and Safety 
City of Fort Wayne, Indiana 


JUNE 28, 19 85 
Non-Federally Funded Construction 


Te Submission of Bids. _ Sealed bids will be received 


by the Board of Public Works and Safety of the City of Fort 
Wayne, in the State of Indiana; hereinafter "The Board" until. 
9:00_ o'clock A.M. on the 17th day of JULY 19 85 at the 
Office of The Board in the City-County Building, at which time 
the bids will be publicly opened and read, for the following 


described work, as more fully set forth in the specifications: 
RESOLUTION NO. 6025-85 C.B.D. RESURFACING PROJECT 


To improve by cold planing and asphalt resurfacing the following: 


BASE BID: HARRISON STREET from Main Street to Wayne Stree 
CALHOUN STREET from Washington Blvd. to Douglas streer — 


ALHOUN STREET trom Washington vd. to Douglas ee 


and BERR rom inton ree O Broadw 

ALTERNATE 1: HARRIS E rom IpErIoT ree 
2. Inclusion of Clauses - If a clause in the Invitation 
for Bids (IFB) has a box [|] beside it, the clause applies 


to the IFB only if it contains a check mark (Y) or an "x", 
Any questions as to whether a clause is included or not should 
be referred to The Board. 


3% Questions as to Bid Document. If. a bidder finds: 


discrepancies in, or omissions from, the bid document or has 
questions about the project, he should at once contact the city 
Engineers. If the information requested or change made is 
substantive, The Board will issue an amendment to the solici- 
tation and will send such amendment to all potential bidders who 
have procured an Invitation for Bid (IFB). The Board and the 
‘City will not be responsible for any oral instructions. 


ll Award of Contract (Timeliness, Responsiveness, Respon- 
Ssabiijty). A contract resulting from the Invitation for Bids 


will be awarded to the lowest and best timely bidder who is 
also responsive and responsible. If bids are otherwise equal, 
award will be made to that bidder granting the largest prompt 
payment discount. ` : 


5. Bid Requirements. All bids shall be endorsed with 
the title of the work, the name of the bidder, and the date 
of mailing or presentation. All bids shall be filed in the 
office of The Board on or before the day and hour set forth 
above and stated in the advertisement, and no bid received after 
that time will be accepted. The Board will not accept any late 
filing regardless of reason, including delays in the mail. 


O.C. 12/84 I= l 
B.O.W. Non-Fed : 


e 


All bids shall include the exact quantities of each 
item shown on the bidding form for each section of the work, 
and unless the IFB otherwise states, the total cost of ‘the 
various sections shall be considered a lump sum bid. . 


6. Examination of Bids For Responsiveness. After the 
bids are opened and read, The Board will examine then to deter- 
mine if they are responsive. In order to be responsive, the 
bidder must complete all blanks requiring completion, and must 
submit all information required to be submitted. Any alteration, 
erasure, or interlineation of the contract or the IFB may cause 
the bid to be determined non-responsive. Proposals which are 
unbalanced may also be determined non-responsive. 


However, The Board reserves the right to accept any 
bid, to reject any and all bids, and to waive defects or irregu- 
larities on any bid. 


TAE Determination of Responsibility. Prior to awarding 


any contract pursuant to this Invitation for Bids, The Board 
will make a determination of responsibility. An award- of a 
contract to a bidder shall constitute an affirmative determina- 
tion of responsibility. 


‘In reaching a determination of responsibility, The 
Board can consider among other factors: 


(a) The Contractor's record of integrity. 


(b) The Contractor's experience and past performance 
record in construction work. 


(c) The Contractor's financial status. 


(d) The Contractor's capability to perform the 
project. 


(e) Whether the bidder is in arrears upon or in 
default of any debt, contract or other obligation 
to the City of Fort Wayne. 


(f) Whether the bidder is debarred from Federal or 
City of Fort Wayne contracts. 


(g) The bidders record in MBE/WBE compliance. 


(h) Whether the bidder is engaged in litigation with 
the City of Fort Wayne. . 


Or. 22/784 I - 2 
B.O.W. Non-Fed 


In arriving at a determination of responsibility, 
The Board may institute a pre-award survey on any or all bid- 
ders. That pre-award survey may examine any of the consider- 
ations relating to a bidder's responsibility as set forth above. 
Bidders will cooperate with the pre-award survey team. Failure 
to cooperate can result in a finding of non-responsibility. 


A eg. Prequalification - In addition to being timely, respon- 
sive,and responsible, a- bidder must also be prequalified by 
the State Department of Highways in order to be awarded a 
Contract. 


9. Bid Bond or Deposit. Each bid must be accompanied 
by a bond executed by the bidder and surety satisfactory to 
The Board, in a sum of _FIVE_ percent (_° %) of the aggregate 
amount of the bid, but in no case less than $100.00; or the 
bidder may deposit with The Board in lieu of such bond, a 
certified check on a solvent bank in a sum of 7777" percent ($) 
of the aggregate bid or proposal, but in no case less than 
$100.00, which certified check shall be payable to ‘the’ City of 
Fort Wayne. The bid bond or certified check shall serve as a 
guarantee that should the said bid be accepted by The Board, the 
bidder will, within ten (10) days after the time he is notified 
of the acceptance of the bid, enter into a contract with the City 
of Fort Wayne for the work bid upon and give bond with surety to 
be approved by The Board, insuring the faithful completion of the 
contract. 





In case a bid is not accepted, the obligation of the 
said bond shall be null and void and the certified check will 
be returned to the bidder, as the case may be. In case a bid 
is accepted, and the bidder does not enter into a contract with 
the City of Fort Wayne for the work bid upon within ten (10) 
days after notification of award, then the obligation of the 
bond or the certified check shall be forfeited to the City of 
Fort Wayne for ascertained and/or liquidated damages for failure 
to enter into a contract. Provided that, the City's action in 
forfeiting the bond or retaining the certified check shall not 
preclude the City from taking any further action against the 
contractor to recover for all actual damage, the City has 
suffered. 


10. Sworn Experience Questionnaire, Plan and Equipment 
Questionnaire and Contractor's Financial Statement. Each bidder 


will submit with and as part of its bid the following documents 
under oath and on forms prescribed by the State Board of Ac- 
counts, or shall have the following forms on file with The Board 
which shall not be less than one year old. 


O.C.: 12/84 Ls 3 
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siness e se is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority. owners must be real, substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be con- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on. 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE “MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 





A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 





For WBE specify percentage of women ownership 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 

(cross out inapplicable provision) is 
a joint venture partner. 


0O- C NLB 4 I - 5 
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a 


(a) Experience.Questionnaire. 

(b) Plan and Equipment Questionnaire, and 

(c) Contractor's Financial Statement (Form 96-A) 
or Certificate in Lieu of Financial Statement. 


ll. Execution of Additional Bid Documents. In addition 


to all documents previously mentioned as having to be executed 
and submitted as part of the bid, each bidder will be required 
as part of its bid to execute and submit the following documents 
as specified below: 


(a) Non-Collusion Affidavit 
Ob) Prequalification Statement 
(c) ; 
(a) 
(e) 


12. Brand Name or Equal-Specified Materials. Where, in the 


specifications, one or more specified materials, trade names, or 
articles of certain manufacture are mentioned, it is done for the 
purpose of establishing a basis of durability and proficiency, 

and not for the purpose of limiting competition. The bidder can 
submit other names of materials and, if, the Director of the 
Board determines that, they are equal in durability and suf- 
ficiency to those mentioned and of a design in harmony with the 
work as outlined, then the bid will be accepted as responsive. 

However, if the Director of the Board determines that such 
materials are not equal, then the bid may be rejected as non-re- 
sponsive. Consequently, bidders are advised to submit any such 
request for changes or deviations in materials to the Director of’ 
The Board prior to submitting bids. Any approval of deviation 
will be by written amendment: to the solicitation and will be 
submitted to all bidders who have obtained IFBs. n 


13. Minority Business Enterprise/Women Business Enterprise 


Requirements. 
(CONSTRUCTION) 


It is the policy of the City of Fort Wayne that 
Minority Business Enterprises and Women Business Enterprises 
should participate to the greatest extent possible consistent 
with the State Law in Procurement Contracts awarded by the City 
of Fort Wayne. 


in order to fulfill this policy, the City of Fort 
Wayne has adopted General Ordinance G-16-84 (Chapter 7 of the 
Code of the City of Fort Wayne) which sets participation goals 
for procurement contracts of at least 7% for Minority Business 
Enterprises and at least 2% for Women Business Enterprises. 
To meet the participation goals, a Minority Business Enterprise 
may be either a prime contractor, sub-contractor, or a joint 
venture. 


QC. 12/84 : I - 4 
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D. 





Contractor, Brooks Construction Co.Inc. Contractor 


y « 
e 


The MBE/WBE firm (cross out inapplicable pro- 
vision) shall have. % participation (em- 
ployees) $ participation (costs) in this 


project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm $. (cross out inappli- 
cable provision) 


The undersigned commits 7 $ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
1.Ardmore Asphalt, 6525 Ardmore Ave. Asphalt Supplier 
2.Highway Construction & Equipment, P.O. Box 215, Laketon, IN 
She 


The undersigned commits 2__% of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: i 


Trucki 


Name of Firm ddress Type of Work 

Su Statewide Trucking PO Box 9121 Ft. Wayne Aggregate Supplier 
pr 

Sic 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. j 


de My Company cannot meet the participation 
goals for the following reasons: 


_EFRoOX CC rr 
—_—_——OO SC rr 
Fe ee eee 


Ys We have taken the following steps in an 
attempt to comply with these participation 


goals: E A AR S 





(attach additional sheets as necessary) 





By 
Secretary Its 
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Non-Fed 
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> 14. A oyme ents, 

The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum. goal of 17% of the 
total. work: hours on each project to bae expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 
Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) E 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 


tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this Clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. ; 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /7% of the total 
hours worked on this project. ; 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


1. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: 
A eee Wee 


— A A 
. 
oo _ Č 


O.C. 112/84 s AS | 
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wa My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


Breoks Construction Co., Inc. 






Contractor 


Secretar 





15. Required Prevailing Wage Schedule Payments - Pursuant 
to Indiana Code 5-16-7-l. All contractors and subcontractors 


working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. A site orientation (xxxkk/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the | day of ee ep 
commencing at .__ o'clock __.M. at the site of the project. 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. va 


0.0. 12/84 T- 8 
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' 17. Performance Bond. The successful bidder, at the time 
of signing the contract will be required, at his own expense, 
to furnish a bond guaranteeing faithful execution of the con- 
tract, in full amount of the contract price, executed by the 
bidder and a surety tor be approved by The Board, on the bond form 
` headed by The Board. The Performance Bond shall. contain the 
following clause: "The said Surety, for value received, hereby 
stipulates and agrees, that no change, extension of time, 
alteration or addition to the terms of the contract or to the 
work to be performed thereunder, or the specifications accon- 
panying the same, shall in any way affect its obligation on this 
bond, and it does hereby waive notice of any change, extension of 
time, alteration: or addition to the terms of the contract, or to 
the work or specification." 


18. Additional Bonds. If a bidder is awarded a contract he 
will also be requíred to execute with surety, satisfactory to The 
Board; ; 


El A. Payment Bond. In the amount of payment to be made 
under the contract. 


B. Warranty Bond. In the amount of the contract 
warrantying the contractor's performance of a 
period of three years after the date of the City's 
acceptance. 

: 19. Councilmanic Approval and Ratification of Contract. 

This agreement, although executed on behalf of the Owner by 
the Mayor and The Board, shall not be binding upon the Owner 
unless, and until, the contract has been ratified and approved by 
the Common Council of the City of Fort Wayne, Indiana. And if 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the Contractor shall not 
be bound to the contract unless he/she/it elects to be so bound. 


20. Method of Contract Award. The contract resulting 
from this IFB will be awarded: 4 


-ZJA. On an all or none basis. 


Bee As follows: JEE 1 EA ee ee ee 

, 
eee 
A A O A VI 
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TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID: 


BIDDER'S BOND 


Know All Men by These Presents: 


That WE, _Brooks Construction Company, Inc. as principal 


and American States Insurance Company 
and N/A 


as sureties, 
A E A RO NOSE EE A O IN PU 


are held and firmly bound unto the City of Fort Wayne, Indiana, in the sum 
of 100% of Bid DOLLARS ($ 100% of Bid ee 


to be paid to the said City of Fort Wayne, Indiana, or its successors or 
assigns, for the payment of which, well and truly made, we hereby bind our- 
selves, our heirs, successors, executors and administrators, jointly and 
severally, firmly by these presents. 


Signed and sealed at Fort Wayne, Indiana , this Seventeenth 
day of July Deh RB Fe 


The condition of this obligation is such that if the accompanying bid or 
proposal of _ Brooks Construction Company, Inc. for Resolution No. 6025-85, 


C.B. D. Resurfacing Program . : 


made this day to the City of Fort Wayne, State of Indiana, is accepted, and the 
contract awarded to the above bidder, and the bidder shall, within ten (10) days 
after such award is made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as required; then this 


obligation shall be null and void; otherwise, it shall remain in full force and 
effect. 





SIGNED at Fort Wayne, Indiana 
this Seventeenth day yore July o E O 
Brooks Construction Company, Inc. : American States Insurance Company 






Zak 





* if rs & Ceo he 





rincipal _ Surety 
John R. Brooks, Secretary 
*If signed by an agent appropriate power ok 


of attorney shall be attached 


Contract No. 


GENERAL POWER OF ATTORNEY 


American States Insurance Company 
| INDIANAPOLIS, INDIANA : 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing under the 
laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted and appointed, and does by 


these presents make, constitute and appoin 





(Jointly or Severally) 


Bi ae Wayne oo ead Spe ag OER ge 
its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, acknowledge and 


deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, provided 2 


however, that the penal sum of any one such instrument executed hereunder shall not 


exceed ONE HUNDRED THOUSAND AND NO/100 ($100,000.00) DOLLARS---------------------- 


and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the common seal of 
the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the premises. This 
Power of Attorney is executed and may be revoked pursuant to and by authority granted by Section 7.07 of the By-Laws of the American States 
Insurance Company, which reads as follows: 
“The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence with the 
Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident Assistant Secretaries 
and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of such persons to execute, on 
behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, whether by way of surety or otherwise” 
IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, attested by its 


Assistant Secretary and its corporate seal to be hereto affixed this _ilth __ day of July 





ADP Ig 8L 
(SEAL) 


ATTEST: 
STATE OF INDIANA } Ss: 









ree Assistant Vice-President 


COUNTY OF MARION 


On his A S day ei E y eg ee SON, 


, before me personally came 


Alanson T. Abel , to me known, who 


being by me duly swom, acknowiedged the execution of the above instrument and did depose and say; that he is a Vice-President of American 
States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was 
so affixed by authority of the Board of Directors of said Corporation; and that he signed his name thereto under like authority. And said 


__Alanson T. Abel further said that he is acquainted with __ Gilbert Taylor and knows him to be the 
Assistant Secretary of said Corporation; and that he executed the above instrument. A 
MY COMMISSION EXPIRES 


February 14, 1988 
My Commission Expires 
STATE OF INDIANA } Ss: 
COUNTY OF MARION . 





„Gilbert Taylor____ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, do hereby certify that 
the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN STATES INSURANCE COMPANY, which 
is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of Section 8.03 of the By-Laws of AMERICAN STATES 
INSURANCE COMPANY which reads as follows: 
“All policies and other instruments of insurance issued by the Corporation shall be signed on behalf of the Corporation by the 
president or a vice-president and the secretary or an assistant secretary, whose signatures, if the instrument is duly 
countersigned by an authorized representative of the Corporation, may be facsimiles. Such signatures and facsimiles thereof 
shall be authorized and binding upon the Corporation notwithstanding the fact that any such officer shall have ceased to be such 
officer at the time such policy or other instrument of insurance shall have been actually issued by the Corporation.” 


17% 


A DAY Ol 5 


a LS 


a Dai 


in witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this 


A. D., 0 A 


(SEAL) 


Farm 0.2450 (R-AM 





Tp6-9LT 





NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and John R. Brooks 


OC aS eS 
agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 
other person in any way or manner, any of the proceeds of the contract sought by 















this bid. 7 
oks, Secretary 
Subscribed and sworn to before me by * John R. Brooks 
this 17th day of Jul , 19 85 : 
My Commissior Expires: j ; 
i = Notary ic Joyce A. Bailey“ 
March 18, 1988 Resident of Allen County, IN 





“Subscribed and sworn to before me by 
this . day of 











My Commission Expires: 
Notary Public 
Resident of County, IN 





Subscribed amd sworn to before me by 
this day of 








My Commissioa Expires: 
Notary Public 
Resident of _ County, IN 





Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
En A A estas SSS asssenanosnmoneiesinins sens 


} John R. Brooks - » the Secretary 
cnt csi aa AI nlc 





(name) 
of _ Brooks Construction Company, Inc. ` 
(position) (company) 
hereby certify: 
(1) That the Financial Statement of said company, dated the Third 
day of July , | Bee now on file in the office of the Board of 


Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as of 
the date hereof; 

(2) That I am familiar with the books of said company showing its financial 


condition and am authorized to make this certificate on its behalf. 





Dated: July 17, 1985 ee 
(signature) 
John R. Brooks, Secretary 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this 17th day of July , 19 85 





My commission expires: 


ES 


STREET BARRICADE MAINTENANCE INFORMATION 


Listed below are the names and telephone numbers of the persons - 
responsible for the maintenance of the barricades necessary for the dur- 
ation of this contract. 


NAME TELEPHONE NUMBER 
Andrew F. Brooks 424-1910 











Brooks Construction Co., Inc. 
A A en La 
Contractor 


Resolution Number 6025-85 . 


$, 





í 


: ITEMIZED PROPOSAL = =~ CONTRACTOR: Brooks Construction Co., Inc. 


PROJ: CBD RESURFACING (BASE) RES. NO: 6025-85 


ITEM 


NO. 
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l ITEM | QUANTITY |UNIT|UNIT COST| AMOUNT 
| | (5) ($) 
| 



















































































| 

E | 
| Pavement removal 3550 |sy | | : 

| | 2700 | 7,100.00 
Cold plane (2"-4") | 20000 |sy | | 
| | LE 14532 | 26,400.00 
¡HAC base : $ 1700 i | | 
| 3 E AO | | 35.00 | 59,500.00 
¡HAC #9 binder | 875.1 Un) | 
| | | | 40.00 | 35,000.00 
¡HAC #11 binder | 2300/5) tn | 30.00 | 69,000.00 
| | | | 
HAC A-2 surface | 2425 {tn = | | 
| | | | 34.00 | 48,450.00 
Crack sealing | 0.70: fth.. | | 
| i | | | 500.00 | 350.00 
Adjust casting to grade | 50 lea | | 
| | | ¡200.00 | 10,000.00 
Adjust water valves to grade ol 27 tea: J | 
| | | ¡100.00 | 2,900.00 
|New CB Type 1=C or I-F (F&I) | FET RO So 
| | | ¡1,200.00 | 28,800.00 
Nov Mme al noch Tao ee ee ŘŘŘĖōŐŮŐ 
lens Type "A" casting (F&I) | 19 Ga 1341.00 i 6,479.00 
New Type "C" or "Pl caching IET Pu eo eae TAN 
cen Type "C" or: "R casting (F&I) i T5 Fa 1396.00 | 5,940.00 
|Abandon structure | 4 |ea | | 
| | | | 550.00 | 2,200.00 
| | | | | 
E RA a A a a eG 
| | | | es | 
ee Oe ee | | 
| | | | | 
Se A Se ea eget 
| | | | | 
A AA A | 
l al | | | 
| | | | | TA 
| | | | | 
oe ee ea ee a E 
l l l | | | 
A ee a | O ee | 
l | | | | 
ee E 
| | | | | 
pee ote E 
| | | | | a 
AA A A A as 
| | | | | 
| [cates o IR o ga 
gi GMOS a A, ee | | | 
E A O AN e RN a. o 
| | | | | 
| | PEARCE [ee ghee 
| | | | ‘| 
| A eet er A a 
| | | | | 
| | batsa PERO, 

TOTAL: 
$302,119.00 
Sheet <j :0f” 2 3 


PERFORMANCE BOND 





KNOW ALL MEN BY THESE PRESENTS, that 


Brooks Construction Company, Inc. 


(Name of Contractor) 





1123 Barthold Street, Fort Wayne, Indiana 46808 
(Address of Contractor) 


a Corporation hereinafter called 


(Corporation, Partnership, or Individual) 


Principal, and American States Insurance Compan 
(Name of Surety) 


Indianapolis, Indiana 
(Address of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held firmly bound unto the City of Fort Wayne,Indiana, an 
Indiana Municipal Corporation in the penal sum of Three Hundred Two Thousand 
_One Hundred Nineteen & no/100 dollars ($ 302,119.00_______) for the payment 
whereof well and truly to be made, the Principal and the Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and 


severally, firmly by those present. 


The condition of the foregoing obligation is such that: 


WHEREAS, the Principal entered into certain contract with the City, dated the 


31 _ “HHEH. day of July 1985- for iconstruetion of: 


RESOLUTION NO. 6025-85 C.B.D. RESURFACING PROJECT - To Improve by 


cold planing and asphalt resurfacing the following: BASE BID: Harrison Street 


_ from Main Street to Wayne Street, Calhoun Street from Washington Blvd. to Douglas St. 


and Berry Street from Clinton Street to Broadway. 


PERFORMANCE BOND Page 2 


all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. - The Indiana 
State Highway Standard Specifications dated 1985 shall govern where the 


above specifications do not cover a specific term, and 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that 
no change, extension of time, alternation, or addition to the terms of the 
contract or to the work to be performed thereunder, or the specifications 
accompanying the same, shall in any way affect its obligation on this 

bond, and it does hereby waive notice of any such change, extension of time, 
alteration or addition to the terms of the contract, or to the work or 


to the specifications, and 


WHEREAS, no final settlement between the City and the Contractor shall abridge 


the right of any beneficiary hereunder, whose claim may be unsatisfied. 


NOW, THEREFORE, if the Principal shall well, truly and faithfully perform 

its duties, all the undertakings, covenants, terms, conditions, and agreements 
of said contract during the original term thereof, and any extensions thereof 
which may be granted by the Owner, with or without notice to the Surety and 
during the three years guaranty period, and if he shall satisfy all claims and 
demands incurred under such contract, and shall fully indemnify and save 
harmless the Owner from all costs and damages which it may suffer by reason 
of failure to do so, and shall reimburse and repay the Owner all outlay and 
expense which the Owner may incur in making good any default, then this 


obligation shall be void; otherwise to remain in full force and effect. 


” ` PERFORMANCE BOND Page 3 


IN WITNESS WHEREOF, 


counterparts, each one of which shall be deemed an original, this 


day of July Ea LORS 5 oars 


ATTEST: 


(Principal) Secretary 


[SEAL] 






EE f. 


A Witness as to Principal) 


EE AA ee A 


(Address) 
E Lip. YS ee Loser 


ATTEST: 


(Surety) Secretary 


m 


[SEAL] 
Abt a 
Witness as to Surety 
IRET OA 
Address) 


LLL igs OD. Lod 


NOTE: Date of Bond must not be prior to 


If Contractor is Partnership, all 


this instrument is executed in 


Triplicate 
(number) 


26TH 


BROOKS CON 





, INC 


[S] 





(Address) 


Bi lp > 
Lis esr AE Ka FOS 


AMERICAN 





PAN 
Surety 


By | Are ae tonk 


Attorney-in-Fact 
MARC C. COOK 


1522 INWOOD DRIVE US ie 
(Address) 


FORT WAYNE, INDIANA 46815 


date of Contract. 
partners should execute bond. 


A. D. +92 sl : MERICAN STATES INSURANCE COVERY 
SEM Ges hy P . K 
i Gan ES IA zo B 
L 2 LARS Le Gi? A y z Assistant Vice-President 


OrLLULIAL 


3 s fe ; GENERA POWER OF ATTORNEY 


American States Insurance Company 
INDIANAPOLIS, INDIANA 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing under the 
laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted and appointed, and does by 





these presents make, constitute and appoint___ 























-------------------- RONALD L- WIGHTMAN AND MAROC CO curs nit e e ri E 
(Jointly or Sever:1ly) = 

f LN 

of Ft. Wayne and State of Indiana GS 
its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conterred in its name, place and stead, to execute, acknowledge and [5 


deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, +1 Connection _ 


with a bond for BROOKS CONSTRUCTION CO., INC. in the penal sum of TWO MILLION FIVE 








HUNDRED THOUSAND AND NO/100 ($2,500,000.00) DOLLARS------------------------------- 


and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the common seal of 
the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do inthe premises. This 
Power of Attorney is executed and may be revoked pursuant to and by authority granted by Section 7.07 of the By-Laws of the American States ' 
Insurance Company, which reads as follows: 

“The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence with the 

Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident Assistant Secretaries 

and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of such persons to execute, on 

behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, whether by way of surety or otherwise” 

IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, attested by its 





Assistant Secretary and its corporate seal to be hereto affixed this _ ith day of July 


















ATTEST- oa 
Z 


; “ CEA t Secr wee 
STATE OF INDIANA } ss: ee 
COUNTY OF MARION : 








On this 11th July “be HB 


day of , before me personally came 








Alanson T. Abel , to me known, who 


being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is a Vice-President of American 
States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was 
so affixed by authority of the Board of Directors of said Corporation; and that he signed his name thereto under like authority. And said 








Alanson T. Abel further said that he is acquainted with Gilbert Taylor 


Assistant Secretary of said Corporation; and that he executed the above instrument. 
MY COMMISSION EXPIRES 
ebruar 


My Commission Expires 


STATE OF INDIANA } ss: 


and knows him to be the 








COUNTY OF MARION 


_____ Gilbert Taylor the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, do hereby certify that 
the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN STATES INSURANCE COMPANY, which 
is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of Section 8.03 of the By-Laws of AMERICAN STATES 
INSURANCE COMPANY which reads as follows: 
“All policies and other instruments of insurance issued by the Corporation shall be signed on behalf of the Corporation by the 
president or a vice-president and the secretary or an assistant secretary, whose signatures, if the instrument is duly 
countersigned by an authorized representative of the Corporation, may be facsimiles. Such signatures and facsimiles thereof 
shall be authorized and binding upon the Corporation notwithstanding the fact that any such officer shall have ceased to be such 
officer at the time such policy or other instrument of insurance shall have been actually issued by the Corporation.” 


fi 


ete 
In witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this eI iS E P, day of 


A.D., yo ane 


(SEAL) 
Form 9-1459 (8-80) 





PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 


Brooks Constructi Com 





(Name of Contractor) 


1123 Barthold Street, Fort Wa Indi 
(Address of Contractor) 





a Corporation ; hereinafter called Principal, 


(Corporation, Partnership or Individual) 


and American O EE ee ARE LT EEES UEM NE O EPA 
(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, and 

Indiana Municipal Corporation in the penal sum of Three Hundred Two Thousand One 
Hundred. Ninatoa O ND oq (Dollars ($ 302,119.00 J- forothe 

payment whereof well and truly to be made, the Principal and the Surety bind 
themselves, their heirs, executors, administrators, successors and assigns, 
jointly and severally, firmly by these present. 





THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 


into a certain contract with the Owner, dated thg FTTH day of July 
1929604 for the construction of: 


RESOLUTION NO. 6025-85 C.B.D. RESURFACING P = i 
planing and asphalt resurfacing the following: BASE BID: Harrison Street from 


Main Street to Wayne Street, Calhoun Street from Washi 


and Berry Street from Clinton Street to Broadway. 





all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. . The Indiana State 
Highway Standard Specifications dated 1985 shall govern where the above 
specifications do not cover a specific term. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteration, or addition to the terms of the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the specifications, and 


WHEREAS, no final settlement between the Owner and the Contractor shall abridge 
the right of any beneficiary hereunder, whose claim may be unsatisfied. 


“PAYMENT BOND -- Page 2 


NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor, performed 
in such work whether by subcontractor or otherwise, then this obligation shall 
be void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed TRIPLICATE counterparts, 
(number) 
each one of which shall be deemed an original, this 26TH day of 


JULY RO ae 


ATTEST: 


BROOKS CONSTRUCTION COMPANY, INC. 





Principal 


(Principal) Secretary 






(SEAL) 





(Address) 
NI : 
A MEERE, ASA AMERICAN STATES IN 
Surety 
ATTEST: By Cenk 


Attorney-in-Fact 
MARC C. COOK 


(Surety) Secretary 


(SEAL) 
) bt E O A A a 
Witness as to Surety ; (Address) 
PARADO AAN FORT WAYNE, INDIANA 46815 e 


(Address) 


NOTE: Date E Bond must not be prior to Date of Contract. 


If Contractor is Partnership, all partners should execute bond. 


. Ir Ge LAL 


GENERA POWER OF ATTORNEY 


e 
* 


~. American States Insurance Company 
INDIANAPOLIS, INDIANA 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing under the 
laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted and appointed, and does by 


these presents make, constitute and appoint — 











(Jointly or Severally) 





7 5 
of Fte Wayne Stata ot Indiana S 
its true and lawful Attorney(s)-in-Fact. with full power and authority hereby conferred in its name, place and stead, to execute. acknowledge and 








deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, 22 Connection _ 


with a bond for BROOKS CONSTRUCTION CO., INC. in the penal sum of TWO MILLION FIVE 








HUNDRED THOUSAND AND NO/100 ($2,500,000.00) DOLLARS------------------------------- 


and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the common seal of 
the Corporation and duly attested by its Secretary, hereby ratifying and confirming all that the said Attorney(s)-in-Fact may do in the premises. This 
Power of Attorney is executed and may be revoked pursuant to and by authority granted by Section 7.07 of the By-Laws of the American States 
insurance Company, which reads as follows: 
“The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence with the 
Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident Assistant Secretaries 
and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of such persons to execute, on 
behalf of the Corporation. any bonds, recognizances, stipulations and undertakings, whether by way of surety or otherwise” 
IN WITNESS WHEREOEF, American States insurance Company has caused these presents to be signed by its Vice-President, attested by its 











| 1 
i Assistant e and its corporate seal to be hereto affixed this llth day of July 


CR 


A. D. 19. 84 AM TES INSURANCE COMPANY a 
By. 


: ERICANWST, 
AI OL 


f Assistant Vice-President 
AU Assistari Secrgtaty ~~ 
STATE OF INDIANA } ss. iS yr 
COUNTY OF MARION ; 











On this 11th day of July PROA 19 8b 





, before me personally came 





m 
Alanson T. Abel , to me known, who 


being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is a Vice-President of American 
States Insurance Company; that he knows the seal of said Corporation: that the seal affixed to the said instrument is such corporate seal: that it was 
so affixed by authority of the Board of Directors of said Corporation, and that he signed his name thereto under like authority. And said 





Alanson T. Abel further said that he is acquainted with _ Gilbert Taylor andknowshimtobe the 


Assistant Secretary of said Corporation: and that he executed the above instrument. - 
MY COMMISSION EXPIRES i N Y \ / ) 
February 14, 1°88 f 1 i 
Notary Public 








My Commission Expires 


STATE OF INDIANA } Ss: 
COUNTY OF MARION Ss 


Gilbert Taylor the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, do hereby certify that 
the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN STATES INSURANCE COMPANY, which 
is still in full force and effect. 


This Certificate may be signed and sealed by facsimile under and by the authority of Section 8.03 of the By-Laws of AMERICAN STATES 
INSURANCE COMPANY which reads as follows: 


“All policies and other instruments of insurance issued by the Corporation shall be signed on behalf of the Corporation by the 
president or a vice-president and the secretary or an assistant secretary, whose signatures, if the instrument is duly 
countersigned by an authorized representative of the Corporation, may be facsimiles. Such signatures and facsimiles thereof 
shall be authorized and binding upon the Corporation notwithstanding the fact that any such officer shall have ceased to be such 
officeriat the time such policy or other instrument of insurance shall have been actually issued by the Corporation.” 


D ah 
In witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this Dd ee day of 


ao. te XC 


(SEAL) 
Form 9-1459 (8-80) 





r a a 


TITLE OF ORDINANCE Contract for Res. 6025-85, C.B.D. Resurfacing Project  —  — —çć— 
eT A 
DEPARTMENT REQUESTING ORDINANCE _Board of Public Works & safety -STIJL __ 


SYNOPSIS OF ORDINANCE Te Contras Pobepee  Eposee E pir’ p E 


is to improve by cold planing and asphalt resurfacing the following: 


BASE BID: HARRISON STREET from Main Street to Wayne Street 





CALHOUN STREET from Washington Blvd. to Douglas Street 





and BERRY STREET from Superior Street to Main Street 





ALTERNATE I: HARRISON STREET from Superior Street to Main Street 


PRIOR APPROVAL RECEIVED 
7/23/85 


Brooks Construction Co., Inc. is the contractor. 


EFFECT OF PASSAGE Improvement of the above area. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $302,119.00 


ASSTGNED TO COMMITTEE 


BILL NO. 5785-08-16 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS __TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESQEYUPIQN) approving Contract for Res. 
6025-85, C.B.D. Resurfacing, by the City of Fort Wayne by and _ 


through its Board of Public Works and Safety and Brooks Construction 


Coe eines 





LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOLUTION) 
YES NO 






SAMUEL J. TALARICO 











2. cae | CHAIRMAN 
re HA Ear EE a > AR, 
4 A, SÍ. e” ÓN Ol 
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P ps VICE CHATRMAN 

E De eas aes 

\ y ee "AR O es = A E Se y PAUL M. BURNS i 

A i Wie Sines: See ene Ls FE 

{ KZ A DO ae . < 


EN Im = c i i ip 
O CROÑALD J. SCHMIDT 


THOMAS C: HENRY 


A AE far x $ O. E O E 
CONCURRED IN Á PIE SANDRA E. KENNEDY 


CITY CLERK 


